ADDENDUM No. 1 


To the 
BID #20-23 

Transportation Improvement Project 
Massachusetts Avenue Sidewalk Reconstruction 
Arlington, Massachusetts 
May 5, 2020 

The following Addendum No. 1 is hereby issued to the Contract Documents dated April, 2020 
consisting of a bid book, plans, and specifications entitled “Transportation Improvement Project 
Massachusetts Avenue Sidewalk Reconstruction.” 

All prospective bidders shall be aware of all clarifications and revisions as follows and should note 
such within the bidding documents at the time of bidding: 

Addendum No. 1 includes: 


1. Sheet No BP-10 shall be replaced in the Bid Book with the attached revised sheet BP-10. The 
following revisions have been made on this sheet: 

a. Item 701.4 (10” CEMENT CONCRETE SIDEWALK WITH WELDED WIRE 
MESH REINFORCEMENT) has been added to the revised Sheet BP-10 of the Bid 
Book. This item was included in the Pavement Notes on Sheet 4 of the plans and is 
proposed on the east side of Alton Street from Station 40+10 to Station 41+38, as 
shown on the Alton Street Typical Section on Sheet 6 and on the Construction Plans 
on Sheet 10. 

b. An allowance of $37,000 has been added for Item 999.1 on the attached revised 
Sheet BP-10. 



Supplemental Form for General Bid 
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Total Bid: 
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Sheet Revised per Addendum #1 























